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This  Supplement  to  the  1963  Fiscal  Year  Capital 
Budget  contains  the  preliminary  plans  and  outline 
specifications  for  major  construction  projects 
included  therein.  Projects  to  be  constructed 
in  general  conformance  with  existing  plans  are 
not  included  herein. 


The  purpose  of  the  Supplement  is  to  assist  in 
visualising  the  projects  ard  their  functions. 
It  should  be  studied  with  the  capital  budget 
reports  This  document  is  designed  to  meet  the 
requirement  of  Chapter  121  of  the  Acts  of  1956 
which  calls  for  the  submittal  of  preliminary- 
plans  axsd   outline  specifications  for  peimanent 
construction  projects  at  the  time  the  coi>- 
struction  funds  are  requested. 


The  estimated  building  costs  given  in  this 
Suppl^nent  include  all  fees  involved. 
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STATE  DEPARTMENT  OF  EDUCATION 


LIBRARY  BUILDING 

Frostburg  State  Teachers  College 
Prostburg 


PROJECT  DESCRIPTION 


This  project  provides  a  library  having  a  ground  level  floor  and  two 
additional  floors  which  will  accanmodate  stacks  for  125»000  volumes, 
seating  capacity  for  500,  student  and  faculty  carrels,  conference 
rooms  and  nwcessary  office  space. 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  walls Face  brick  with  limestone  trim,  metal 

sash.  Backing  of  slag  block  painted 

and  exposed  in  most  areas 
Roof.  ..........a..  Flat  composition  with  fire-resistance 

slab 
Floors.  .•••••.•«•..  Noi>- combustible  system,  generally  with 

vinyl  asbestos  covering 
Ceilings.  .«..•••«...  Noi>-caiibustible  acoustical  tile 
Special  finishes.  ..••••.In  lobby  and  entrance,  with  display 

cases,  etc. 
Interior  partitions  •.*...  Generally  slag  block,  painted 
Toilet  facilities  .......  Ceramic  tile  floors,  tile  wainscot. 

Keen  plaster  cement  ceilings 
Plumbing  fixtures  and 

partitions.  ...  Standard 

Electric  fixtures  .......  Standard 

Heating  and  ventilating  ....  Ccmbined  with  aii>-conditioning 


ESTIMATED  PROJECT  COST 

Building $650,000 

Site  improvements  ..•....•••....  50.000 

Total 1700,000 
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LIBRARY       BUIIDING 
FROSTBUSG      STATE      TEACHERS     COllEGE 
FrofltbvrB,       Moryland 


UNIVERSITY  OF  MARYLAND 


LAW  BIHLDING 

University  of  Maryland 
Baltimore 


PROJECT  DESCRIPTION 


This  project  consists  of  a  three-story  building  of  72,600  gross  square 
feet  which  will  be  located  in  the  blocks  bounded  by  Fayette,  Paca, 
Baltimore  and  Greene  Streets.  It  is  designed  so  that  four  stories  can 
be  added  at  a  later  date*  The  building  will  provide  necessary  law 
classrocms,  special  law  facilities,  library  with  80,000  volume  capacity, 
600  seat  auditorium,  offices  and  an  electrical  substation. 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.   Outline  specifications  are; 
Exterior  walls. Brick  with  limestone  trim  and 

ornamental  metal  work.  Metal 

sash.  Backing  generally  slag 

block,  painted  in  most  areas 
Roof. ..••.  Flat  composition  with  insulation 

and  non- combustible  slab 
Floors.  .  .•••....  Concrete,  generally  with  vinyl 

asbestos  finish 

Interior  partitions  Generally  slag  block  painted 

Special  finishes.  In  lobby  and  featured  areas 

Ceilings.  •.••...  Generally,  suspended  acoustical, 

non-ccmbustible  tile 
Toilet  facilities  ••••.•...  Ceramic  tile  floors,  tile  wainscot. 

Keen  cement  ceilings  painted 
Pliimbing  and  toilet  partitions.  .  •  Metal,  standard 
Electric Standard  illumination  appropriate  to 

each  specific  room 
Heating  and  ventilating  ......  Ccmbined  with  aiivconditioning 


ESTIMATED  PROJECT  COST 

Building  (including  site  improvements)^ $1,700^000 

Total 11,700,000 


MARYLAM)  STATE  COLLEGE 


PHYSICAL  EDUCATION  AND  STUDENT  ACTIVITIES  BUILDING 
Princess  Anne 


PROJECT  DESCRIPTION 


This  project  consists  of  a  building  of  26,000  gross  square  feet  which 
will  provide  an  adequate  gymnasium  with  a  seating  capacity  of  2000, 
equipment  storage  space,  offices  for  the  physical  education  faculty, 
classrooms,  and  locker  and  sanitary  facilities  for  both  men  and  women. 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  walls.  ........  Brick  with  limestone  trim,  slag 

block  back-up,  generally  painted 
on  interior.  Entrance  feature 
wood  columns  and  cornice  under 
pitched  roof 

Roof, Generally  pitched  with  non-ccmbustible 

roof  slab  and  shingles.  Seme  areas 
flat  with  ccanposition  roofing  and 
noj>- combustible  slab 

Floors. First  floor,  concrete  on  grade  gen:- 

erally  with  waterproofing.  Maple 
floor  finish  in  gymnasium  area  and 
vinyl  or  asbestos  tile  in  passages, 
etc. 

Interior  partitions  Slag  block  painted 

Ceilings.  ...  Gymnasium  area  exposed  construction. 

Generally  plastered  in  other  areas 

Toilet  facilities  and 

showers  ....  Ceramic  tile  floor,  tile  wainscot 

Plumbing,  ...........  Standard  plumbing  fixtures 

Electric Standard  fixtures  as  appropriate  to 

each  area 

Heating  and  ventilating  ....  Standard 

ESTIMATED  PROJECT  COST 

Building  (including  site  improvements)  $550,000 
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